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9 March 1962 


MEMORANDUM FOR THE RECORD 

SUBJECT: Concurrence in Amendment No. 4 to Contract No* PR-8200 with 
The Perkin-Elmer Corporation, Project OXCART 


1. This memorandum contains a recommendation submitted for concurrence 
of the undersigned. Such recommendation is contained in Paragraph 6. 

2. Contract No. PR-8200 with The Perkin-Elmer Corporation provides 

for engineering, design, production, test and ^??; i J®! y program! °This 

graphic Reconnaissance Systems in connection with the OXCART Program, inis 

Amendment No. 4 has been drawn to increase the estimated c° ntr act pric 

I fby reason of additions to the contract scope 

XI* i , j. i — “I . oj,Ana A «+ n +.h„ 


and cost overruns; to incorporate the additional work scope into the 
contract; to allocate an additional *he contract 

further installment on the total contract price; and to extend the term of 

the contract to 30 June 1963* 
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3. A total sum of) 
No. PR-8200 as follows: 
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has been obligated under Contract 25X1 A 


This Amendmf 
FY-1962#1 7 C 

- * n i ’’ i , 
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chargeable to 


lent No. 4 obligates an additional! 

OXCART Funds. By concurrence to this memorandum the Comptroll 

. i s . a it x A 4 1 4 amo 1 ftn I i ffflT. t Of 


re-19 6Z&F OXCART Funds, ay conciureu^ ^ : — ’ *,.„ a 

signifies that sufficient funds are available for this additional oblig i . 
Authorization for this contractual action i» deluded in the contract 
projection for proposed Activity Program, OXC-3158, ^ a p 

M T. ^7^1005 equipment being procured by this Amendment No. 4 
are in furtherance of the OXCART Program, the nature of which cannot b 
publiclv disclosed for security reasons. The undersigned Contracting 

SScer therefore determines that this procurement must be aeconplis^d by 

negotiations pursuant to the authority of Section 3U) of PL 81-110 
Class Determination and Finding, OXC-2122, signed y e 

1961. 
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5. Certification of funds for this contract will be handled under the 

^ e u aF ? r ° V ^ th ® Director of Central Intelligence on 15 December 
1956 which, in effect, results in all covert expenses involving issuance 
of Treasury Checks being accumulated in a separate account within the 
Finance Division. The amounts in this account will be periodically scheduled 
or certification of the vouchers by the Director, This procedure eliminates 
r^ SS T ity a separate certification of authority under Section 8(b) 
of Public Law 110, 81st Congress (formerly 10(b) - see 85-507 dated 7/7/58) 
for each contract, ' 


6. Concurrence in Amendment No. 4 to Contract No. PR-8200 is 
recommended. 
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CONCURRENCES: 
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Comptroller, DFD 







JOHN PARANGOSKH V 



rCtrtref . Development R-panrH 
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Office of General Counsel, ] 
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THIS DOCUMENT REQUIRES SPECIAL HANDLING 


HANDLING P RO C EDURES 

THIS DOCUMENT CONTAINS INFORMATION REGARDING A HIGHLY CLASSIFIED 
ACTIVITY. PERMISSION TO TRANSFER CUSTODY, OR PERMIT ACCESS TO 
THIS DOCUMENT MUST BE OBTAINED FROM THE ORIGINATOR. HAND CARRY 
PROCEDURES WILL BE APPLIED TO ANY INTER-OFFICE OR INTRA-AGENCY 
MOVEMENT OF THIS DOCUMENT. 


This document contains i^m&tion 

referring to Project OXCART 
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28 August 1961 


MEMORANDUM FOR THE RECORD 

SUBJECT: Concurrence in Amendment No. 3 to Contract No. FR-8200 with V 

The Perkin-Elmer Corporation, Project OXCART 


1* This memorandum contains a recommendation submitted for 
concurrence of the undersigned. Such recommendation is contained 
in Paragraph 5 , 
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2. Contract No. PR— 8200 with The Perkin— Elmer Corporation 
provides for engineering, design, production, test and delivery of 
six (6) Photographic Reconnaissance Systems in connection with the ocv-i a 
OXCART Program. This Amendment No. 3 has been drawn to allocate 
additional funds as an installment o n the +.ot.ai contract price. 

This installment is in the amount of | and should provide for 

continuance of wo rk through 1^ March 1962. " 

contract price is ' 


this Amendment No, 3 ia[ 


The total estimated 
the total installment funding including 
] leaving a balance due of 
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4, Certification of funds for this contract will be handled under 
the procedure approved by the Director of Central Intelligence on 15 
December 1956 which, in effect, results in all covert expenses involving 
issuance of Treasury Checks being accumulated in a separate account 
within the Finance Division, The amounts in this account will be 


periodically scheduled for certification of the vouchers by the Director, 


Approved For Release 2002/09 


MdMl 


DP67B00820R00040001 0038-0 




Approved For Release 2002/09/04 : 


B00820R00040001 0038-0 


This procedure eliminates the necessity for a separate certification 
of authority under Section 8(b) of Public Law 110 81st Congress, 
(formerly 10(b) - see 85-507 dtd 7/7/58) for each contract. 

5* Concurrence in Amendment No. 3 to Contract No. PR-8200 is 
recommended* 
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Contracting Officer, d£d 
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Comptroller, DPD 


JOHN PARANGOSKy . / 

Chief, Development Branch. DPD 


Office of General Counsel 
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SECRET 


ttis DOCUMENT REQUIRES SPECIAL HANDLING 
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‘ ■ I ! I ; ; | it. >( !i JMrtiM'l' CONTAINS lNiJ'Onm'r U/w BKGAKDING A HIGHLY ULASbir? i.ai» 
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